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Message Text 

UNCLASSIFIED 

PAGE 01 BUENOS 02738 181442Z 
ACTION ARA-10 

INFO OCT-01 ISO-OO EB-08 /019W 

181444Z 123223/42 

P 142017Z APR 77ZZS 
FM AMEMBASSY BUENOS AIRES 
TO USDOC WASHDC PRIORITY 
INFO SECSTATE WASHDC 0012 

UNCLAS BUENOS AIRES 2738 

E.O. 11652: N/A 
TAGS: BENC, AR 

SUBJECT: FOLLOW-UP MAJOR PROJECT: GAS DEL ESTADO AUSTRAL 
PIPELINE 

REF: USDOC 4350, STATE 73727 

1 . R.J. BROWN WAS SELECTED AS CONSULTANT FOR THE REF. 

PROJECT AND IS CURRENTLY STUDYING PREQUALIFICATION 
RESUMES SUBMITTED BY SEVEN FIRMS. 

2. EMBASSY UNOFFICIALLY INFORMED THAT TWO OF THE SEVEN 
FIRMS HAVE ALREADY BEEN DISQUALIFIED, AS THE 
TECHNOLOGY THEY PROPOSED WAS CONSIDERED INADEQUATE 
BY R.J.B. ONE OF THESE FIRMS PROPOSED TO WELD THE 

PIPES ON SHORE AND PULL THEM INTO PLACE. THEOTHER 
FIRM PROPOSED TO HAVE THE ACTUAL GAS PIPE ENCLOSED 
WITHIN A LARGER DIAMETER PIPELINE. THE NAMES OF THE 
FIRMS HAVE NOT YET BEEN DISCLOSED. 

3. R.J.B. WAS SCHEDULED TO COMPLETE 
OCEANOGRAPHIC STUDIES IN THE STRAITS 
AND SUBMIT DATE TO HOUSTON OFFICES FOR 
PROCESSING BY EARLY APRIL. SAID DATA 
WOULD THEN BE INCORPORATED TO THE 
SPECIFICATIONS. A REVISED SET OF 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BUENOS 02738 181442Z 

TECHNICAL SPECS WILL BE SENT TO ALL 
PREQUALIFIED BIDDERS IN LATE APRIL. 

ACCORDING TO GAS DEL ESTADO OFFICIALS. 

HILL 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 14-Apr-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977BUENOS02738 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 34-0053 

Format: TEL 

From: BUENOS AIRES 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770459/aaaabyrw.tel 

Line Count: 59 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 2c31b2a5-c288-dd11-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 73727 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 05-Nov-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2810810 
Secure: OPEN 
Status: NATIVE 

Subject: FOLLOW-UP MAJOR PROJECT: GAS DEL ESTADO AUSTRAL PIPELINE 
TAGS: BENC, AR 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/2c31b2a5-c288-dd1 1-92da-001cc4696bcc 
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